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Message Text 


UNCLASSIFIED 

PAGE 01 VICTOR 00185 032050Z 

22 

ACTION SY-05 

INFO OCT-01 AF-08 ISO-OO /014 W 

1 10227 

R 031207Z SEP 76 
FM AMEMBASSY VICTORIA 
TO SECSTATE WASHDC 099 
INFO AMEMBASSY NAIROBI 

UNCLAS VICTORIA 185 

E.O. 11652: N/A 
TAGS: ASEC, NSU 

SUBJECT: CONSTRUCTION SURVEILLANCE - VICTORIA 

NAIROBI FOR RSO & RCO 

DEPT. FOR OIC/NSU 

1 . SEABEE HAS BEEN KEEPING AN AS-BUILT PLAN WHICH WILL BE 
REDRAWN BY ARCHITECT WHEN SURVEILLANCE COMPLETED. COPY WILL 
BE SENT DEPT. AND NAIROBI BY POST. 

2. REQUEST DEPT. AUTHORIZE 10 DAY EXTENSION OF BUC WELLMAN'S 
ORDERS. STAGE OF WORK REQUIRING SURVEILLANCE NOW ESTIMATED 
FOR COMPLETION O/A SEPT. 25. 

3. PRESENCE OF SEABEE ON SITE HAS GREATLY SPEEDED WORK 
THROUGHOUT EMBASSY PREMISES. BUILDER AND OWNER HAVE 
EXPRESSED SATISFACTION WITH BUC WELLMAN'S CONDUCT AND SKILL 
IN HANDLING WORKERS ON SITE. 

4. WELLMAN STATES INITIAL REPORT MAILED VIA INTERNATIONAL 
MAIL AUGUST 28. IF NOT RECEIVED DEPT. BY SEPT. 7, PLEASE ADVISE. 

KAMMAN 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 03 SEP 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976VICTOR00185 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760336-0423 
From: VICTORIA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760990/aaaaczqv.tel 

Line Count: 49 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: cahillha 
Review Comment: n/a 
Review Content Flags: 

Review Date: 14 MAY 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <14 MAY 2004 by MaustMC>; APPROVED <20 DEC 2004 by cahillha> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: CONSTRUCTION SURVEILLANCE - VICTORIA NAIROBI FOR RSO & RCO DEPT. FOR OIC/NSU 
TAGS: ASEC, NSU 
To: STATE 
Type: TE 
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